PART IV.
Illustrative Examples of Complete Contracts and Specifications.
EXAMPLES   OF   COMPLETE     ENGINEERING     SPECIFICATIONS,   SO
FRAMED AS TO   INCLUDE   THE   CONTRACT    ANP    BON0f
TOGETHER WITH ALL THE GENERAL CLAUSES,
SO DRAWN AS   TO   HK   DISTINCT AND
SEPARATE     FROM     THE
SPECIFICATION'S.
166. Contract and Bond Combined in One Document With the Specifications. It is often customary for corporations doing a great deal of work by contract to have a standard form of combined contract, specification, and bond, in which the contracting and surety clauses remain the same, and in which a large proportion ot the general clauses remain unchanged, while the specifications proper vary in accordance with the different classes of work to be done. Of siu h an example is that given in the folio .\ ing article, this bein^ the standard form used by the city of St. Louis. It will be noted that in this contract, the contractor is represented as the patty of the first part, anil the city ol St. Louis as the party of the second part In Part II of this work, wherein the general dauses of specifications were di cussed, the party of the first part was supposed to indicate the employer, and the paity of the second part, the contractor. It is, of course, a matt-r of indifference as to which custom is followed, so long as the document clearly defines the meaning ot these terms.
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